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3 November 1959 


AIR FORCE 
PROGRAM APPROVAL 


“FOR FY 1960 


oge: 
To procure additional Photographic Exploitation Equipment 
for the Air Force. 


Description of Work or Services Required: 


Ae Fabrication of five (5) Individual Mensuration Viewers 
identical to the two presently being procured for use 
by PIC and U. S. Army 


B. Design, development and fabrication of five (5) 
Individual Mensuration Viewers of an advence design 
end capability 


C. Furnish Programming Services for the Digital Computer 
used with B. above 
25X1A 
D. Furnish Handbooks of Opexation and Repair for A and 
B above 


E. Conduct a Training Program in the Operation ; 
Maintenance and Techniques of Using the equipment 
set forth in A and B. above 


Total 

Expected Additional or Related Work or Services: NONE 
Total Estimated Cost: 

Air Force Funds Transferred in FY 59 


Obligated by DPD 
Transferred to PIC 


25X1A 
Balance Available 


FY 60 


Total_Funds Avy “ahs = 
Hi 2 a7 
Delivery Schedule: 


All units to be delivered within 11 months of contract ; 
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: Training to be completed within 4 months thereafter. 


6. Remarks: 
This procurement is a part of the Joint Procurement for The 


Intelligence Community set forth in Memoraridum dtd. 9 Dec. 

1958 (COR-0272) and Memoranéur. dtd. 17 Dec. 1958 (COR-0285). 
However, this is first additional procurement since implementation 
of Program Approval Procedures. 


WILLIAM B : 


Colonel, USAF 4 ONOV IoG0 Chief, Contracts Branca 
Acting Chief, DPD q ates Authorized DPD-DD/P Requester 
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